4)  Walls  (Porch) :

a)   Remove board chinking  from both sides of
south wall.

b)  Remove top log of east and west walls (below
the plate logs) .

c)   Remove top log of south wall  (2 pieces -
below the eave log) .

d)   Remove nails that attach slotted horizontal
logs to splines.

e)   Renail splines to all posts and ends of main

cabin logs.   (Lift individual logs and place 20d nail between every
other log.)

f )  Replace top logs under eave log and plate
logs and renail ends of slotted logs to splines .

g)  New moss chinking should be jammed into all
cracks and holes between logs.

(Main cabin and porch):

a)   Ex i sting floorboards and stringers should be
removed .

b)   Excavate to the bottom of the sill timbers.

c)   Excavate a 4  inch by 6  inch deep trench
north to south down center of foundation.

d)   Set 4 inch x 6 inch treated timber on the

grade (bottom flush with bottom of sill timbers).

e)   Attach 2 inch x 6 inch rim joists to east
and west sill timbers , flush with top of sills.

43   (double   layer    with    18    inch    overlaps    on
